


i 


DEP 


ITED 


T 3y THE 
OSITED BY THE 
eTATES OF AMERICA 





MAIN 
READIN ROOM 


{No. 7] 


REAL ESTATE AND CONSTRUCTION SUBCOMMITTEE REPORT 
TO FULL COMMITTEE ON MISCELLANEOUS REAL-ESTATE 


PROJECTS. 
Hovst or REPRESENTATIVES, 
CoMMITTEE ON ARMED SERVICES, 
Washington, D. C., Thursday, January 31, 1957. 


The committee convened at 10 a. m., the Honorable Carl Vinson, 
chairman of the committee, presiding. 

The Cuarrman. Members of the committee, before we continue 
the military briefing, I will ask Mr. Kelleher to submit the report 
from the committee that he is counsel to. 

Mr. Kev_uener. Yes, sir. 

Mr. Chairman, the Real Estate and Construction Subcommittee 
met on Friday, January 25, and considered 8 real-estate projects, 1 
classified construction project, and 1 family housing project under 
the surplus commodity program. 

These projects, briefly, are as follows: 

Air Force Acquisition No. 359, St: Albans, Vt. This involves 
$32,000 to acquire 124 acres of land at an existing radar site. 

Air Force acquisition No. 373, Offutt Air Force Base, Nebr., 168 
acres for $63,700. The land is for family housing. 

Air Force disposal No. 34, Smoky Hill Warehouse Annex, Salina, 
Kans.; 215 acres to be declared to General Services Administration. 
It is now being used by the Commodity Credit Corporation for grain 
storage and will probably be so used in the future. 

Air Force disposal No. 20, Victoria Air Force Auxiliary Field, 
Kans.; 1,868 acres would be declared as excess to General Services 
Administration. Most of the land is being used for agricultural and 
grazing purposes and the hangar buildings are outleased for grain- 
storage purposes. 

Disposal No. 35, portion of Palm Beach Air Force Base, Fla.; 9 
acres would be declared excess to General Services Administration to 
be disposed of as airport property. Palm Beach County has indi- 
cated an interest in developing the area for private and commercial 
aviation. 

Other real-estate projects were considered but were passed over for 
one reason or another. 

The subcommittee considered a construction project for Nouasseur 
Air Depot in French Morocco and recommends approval of the project. 
The project consists of widening the existing runway to 300 feet. 
This project represents an increase in cost of $1 million over what had 
been originally estimated. Other internal adjustments in the program, 
however, wouid keep the total within the legally authorized amount. 

The subcommittee also considered and recommends a project for 
the construction of family houses in France under the surplus com- 
modity program. 
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Now, Mr. Chairman, the following are full committee matters: 

The committee has received a request from the Department of the 
Navy to use $67,500 to restore Marine facilities on Okinawa which were 
destroyed by Typhoon Harriett. 

The committee has also received a proposal relating to Reserve 
construction. The facility involved is the Akron-Canton Municipal 
Airport, which will be improved by airfield pavements, liquid-fuel 
storage, and other necessary construction in the amount of $3,210,000. 
This project was sent to all members on January 18. 

Normally there is a 30-day waiting period, but this project has been 
delayed for some time, and since every member has had an opportunity 
to see it, and since no objections have been received, the committee 
may wish to approve that at this time. 

he CuatrMan. Now, I understand, members of the committee, 
that this report is unanimous. A hearing was had by the subcom- 
mittee, and the recommendations submitted by the counselor were all 
agreed to after a thorough investigation. 

Mr. Kewtiener. That is correct, sir. 

The CuHarrmMan. Any questions from any members of the com- 
mittee? 

(No response.) 

The Cuatrman: If not, we will advise the Department that the 
Armed Services Committee interposes no objection. 

Mr. Ketiener. Yes, sir. 

(Whereupon, at 10:05 a. m., the committee proceeded to further 
business.) 
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